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25 March 1957 
MEMORANDUM FOR THE RECORD 


Concurrence in Contract No. TA bos. oct 
Blestric Corp., Baltimore, Md,, Project 25X1A 


25X1A 


SUBJECT 


L. ‘This memorandum contains a recommendation submitted for 
approval of the Director of Central Intelligence. Such 
recommendation ig set forth in Paragraph 6, 


2. Contract No, TA 3034 provides for engineering studies, 
design, development and construction of a flyable model of a 
Terrain Avoidance System by the Weatinghouse Electric Corp., 
Baltimore, Md., at ar estimated cost of ar: use under 
Project AMM 25x14 25X1A 


3. ‘The contract has been negotiated and drawn pursuant to 
memorandum from the Chief, Technical Services Staff, APD, to the 
Project Contracting Officer, dated 25 January 1957, in which it 
is requested that ths procurement be initiated under Project 
AQUATONE facilities rather than through usual channeis for reasons 
of security. 


4. ‘The Contract is a cost-plus-a-fixed-fee type for research 
and development and provides for performance of work over a period 
ef approximately fourteen mouths, The fixed-fee payable under the 
contract is go! the estimated coat, exclusive of fee. 

25X1A 5X1A 

5, Funds in the amount of chargeable to Allotment 
et hae been made avaliable to the Project Comptroller for 

procurement by the TSS Budget Officer. 


6 Approval of Contract No. TA 3034 and execution thereof 
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